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BILL NO. S- 


:-76-07- 




SPECIAL ORDINANCE NO 


AN ORDINANCE approving two invoices 
of Bercot-Gibson Construction Co., 
Inc. for emergency repairs of 
sanitary sewers at Delaware Avenue 
and Spy Run. 

BE IT ORDAINED BY THE COMMON COUl^CIL OF THE CITY 
OP FORT WAYNE, INDIANA: 

SECTION 1. The invoices of Bercot-Gibson Construction 
Co., Inc., approved Jiine 8, 1976, by the City of Fort Wayne, 
by and through its Mayor and the Board of Public Works, for 
emergency repairs of the sewer at 1718 Delaware Avenue, in the 
amount of $7,627.40, and at 1317 Spy Run, in the amount of 
$4,071.93, for a total sum of $11,699.33, are hereby in all 
things ratified, confirmed and approved. 

SECTION 2. This ordinance shall be in full force 
and effect from and after its passage and approval by the Mayor. 



Councilman 


APPROVro AUTOFORM 


















S-76-07-19 


Bill No. 

REPORT OF THE COPIMITTEE ON PUBLIC WORKS 

We, your Committee on Public V/orLs __ to whom was referred an Ordinance 

approving two invoices of Bercot-Gibson Construction Co., Inc, for __ 

emergency repairs of sanitary sewers at Delaware Avenue and ^P-7 



have had said. Ordinance under c^ideration and beg leave to report back to the Common 

rniinoil that said Ordinance J . PASS. _ /i , 

Winfield C. Moses, Jr. - aiainnan 


Donald J. Schmidt - Vice-Chairman 


Vit'ian 6. Scirnidt / _ 

Paul M. Burns 


William T. Hinga 

Q-Ajdkiu^ ! 

A. 

DATi_iL^ 

. ^ 

/' ^CONCUkRid !id 

_CHARLES W. WESTERMAN, CITY CLERK 










































Memorandum 


To 

TtniRn nr pitrt rr unprq Dafco June 11, 1976 

From 

Philip R. Boiler, P.E. 

Subjecf: 

Emergency Sewer Repair on Delaware Street 


Per the attached directive from the General Superintendent. 

For your review and action, pleash'find attached an in voice 
Bercot-Gibson Construction Co., Inc. in the amount of .4(1 ^ 
which is the total cost for this emergency repair. Their claim, 
is also attached. 

We feel that all the required emergency repair work has been completed 
satisfactorily'and therefore, recommend payment. We are also sending 
copies of the following docximents for support of this payment. 

1. Emergency Sewer Repair Inspection Reports. 

2. Sketch of repair 


Philip R. Boiler, P.E. 

Chief Water Pollution Control Engineer 

PRB/lmm 


Payment o f thi^ -invc! 
fro^^^»€Tfy'^ilities : 


;e should be made 



PRB 




JN151975 n ! 






















1976 U 


gERCOT-GIBSON CONSTRUCTION CO., INC 


ij' JUN3 


h 


Excavating - Sewers & Grading 

OFFICE PHONE 4B4-3120 
3838 MOBILE AVENUE 
FORT WAYNE, INDIANA 46BOS 




June £, 1976 


Boaxd Ox* Public Wcr>s 
City Utilities 
City of Pert ‘.vayne 
Pert Wajeae, Indiana 


Job: Ecergency Sevrer repair 
Delaware Street 

t^ch 5,8,9,10,11,15, 

April 2 , 5 , 6 , 8,28 


Rented Equipment 


Concrete Sa:-: rental 
3 " Purip rental £: hoses 
Henderson Reed - Burlap Bags 
I-ldwest Aggregates - 17-05 I Stone 
Old PortConcrete 

Construction Products Corporation - 23" pip 

Treatj- Corp-any - Casting £: lid 

Stonestreet Gravel, Inc-- III .70 Ton ^ ^ 

Hov.-aP £: Tvillians - Barricade Rental 

Irving Ready Min - IS'E yd Concrete 

Old Fort Suplly - Bxpansion joints 

Old Port Supply - Curing Conpound 

Old Port Supply - 2 ft of 6" C Ring sewer p; 

Old Port Supply - 1 - 6" 0 Ring Saddle 

Old Fort S-upply - 1 - 6" 22 deg. Ell 

Old Port Supply - 1C gal. 'Tri-Mix 

Old Fort Supply - 2 sx Portland Cement 

Old Fort Sunply - 3 sx Speedcrete 

Old Fort Suunlj^ - 6 zl; of 12” 0 Ring 

Old Fort Supply - 6 ft of 15" 0 Ring 

Old Fort Supply - c ft of 15" VC Sewer 

Old Fort Supply - 1 sx SpEee crete 

Old Fort Supply - 1 sx Concrete Mix 

Bercot-Gibson Yard - 8 bags Sandmix 

Bercot-Gibson Yard - 4 bags Mortar mix 

Bercot-Gibson Yard - 1 foot of I-^a.nhole ringi 


3.60 

60.53 

54.30 

& I-'anhole 647*50 

89.00 

Stone 368.42 


67.60 

39.52 


376.30 

8.25 

48.30 
2 . 5 c 
7.50 
7.50 
19.00 = 
6.30 
23.85 
23.10 

43.50 

49.50 
7.95 
9.00 

12.40 

11.00 

12.7'5 


18.72 


1,892.05 




23 ^ hr American Crane & operator © 48.25 
2 hr Ford Concrete Breaker & operator © 34.75 
S hr rabber tired h 5 -'dre.ulic hoe & operator © 28 J::g^ q 
33y hr Tandem durp truck & driver © 28.25 O ^ 

11 hr Michigan Leader & operator !§ 37-25 | 

7 hr Tri axle Durp truck & driver © 30-75 ^ ^ 

Laborers - 13 O rajihburs © 15-55 


11% O.H. & Taxes 

Vyl2^ ■^^0-'^ 

C 

'S 


125-8^ ' 

1 , 892.05 

2 , 017.89 

221 .97 

p,239-86 








1^,230'. sB 
6'9:5o 
226 -. 00 ^ 

' ' '946^3^^ 

- 4og^75_ 

j,^-2i>4 25 

2 , 021.50 


7,627-40 




















LOCATION: 7 7/cP 
B. 0. NO.: 


EMERGENCY SEWER REPAIRS 
INSPECTION REPORT 


CONTRACTOR PERSONNEL 

CONTRACTORS EQUIPMENT 


NO. 

HftS. 

WRKD. 

TYPE AND SIZE 

HRS. ■ 

USED 

SUPERVISION 





OPERATERS 





LABORERS 


/ 

/ u/cJ /"A c'A' M. U. /M]//r/p7' 












MATERIALS USED 

DESCRIPTION (TYPE, SIZE, ETC.) 

AMOUNT (FT,YD..TONS, ETC.) 



/■7A T /i"//-< C S' A-A'‘a /'*7 /?ir/r* Co 7 <77Zr /T 




M f )r 


/^c/>TAP M >)C 


/V/# V/Vc 

/ /^/7 











INSPECTORS EVALUATION 

TYPE OF SURFACE ASPHALT CONCRETE DIRT 

DEPTH OF SEWER SIZE TYPE 


SOIL CONDITIONS CLAY 


AN D_GR AV E L_W ET_DRY_ 

CONDITION OF SEWER ABBUTTING REPAIRED SECTION GOOD_ 

POSSIBLE CAUSE CF FAILURE: 


COMPLETION DATE AND TIME_ 




INSPECTORS SIGNATURE 


















































LO CATION- ^ 
B. 0. NO.: 


EMERGENCY SEWER REPAIRS 
INSPECTION REPORT 


CONTRACTOR PERSONNEL 

CONTRACTORS EQUIPMENT 


NO. 

HRS. 

WRKD. 

TYPE AND SIZE 

HRS. 

USED 

SUPERVISION 

/ 


M/A /A- C . 


OPERATERS 

/ 

y 



LABORERS 





/- / 

/ 










MATERIALS U^D 


DESCRIPTION (TYPE, SIZE, ETC.) 

AMOUNT (FT.YD..TONS. ETC.) 

M / X 

*9/' /3Arr^ 

<rxjr T /r 

1 ' 

7 3' 'T TzjA/^' 

Pl/CC 









1 /^C'^/PXX /M^xxr -A- -K 

- 

1 ■X /’'i-yr^y:'‘A r-x XTCi-'r-/, 







TYPE OF SURFACE 
DEPTH OF SEWER_ 


INSPECTORS EVALUATION 

_ASPHALT _CONCRETE _DIRT 

_SIZE_TYPE_ 


SOIL CONDITIONS CLAY_SAND_GRAVEL_^VVET_DRY_ 

CONDITION OF SEWER ABBUTTING REPAIRED SECTION GOOD_POOR. 

POSSIBLE CAUSE OF FAILURE:__ 


^ r I/; 


A LLC V // A S 




lA c ^ 


COMPLETION DATE AND TIME_ 






INSPECTORS SiG4ATURc 





























































LOCATION- /' 7 / /?/-V /} 


r B. g NO.y 

EMERGENCY SEWER REPAIRS 
INSPECTION REPORT 


CONTRACTOR-—( . STARTING TIME AND DATC^-'^*^ 


CONTRACTOR PERSONNEL 

CONTRACTORS EQUIPMENT 


NO. 

WRKD. 

TYPE AND SIZE 

TfflS: 

USED 

SUPERVISION 

/ 


JFAUr'/^c/r- / y4pU-/?/c/M ) 

2L 

OPERATERS 

/ 


-TA fVr/ip/^7 Ty?yc.p 


LABORERS 

? 





/■ 


FnA/r. T/iu!/(F/yy/rA l \ 





*? ■' F/AATf/’ 


MATERIALS USED 

DESCRIPTION (TYPE, SIZE, ETC.) 

AMOUNT (FT.YD.,TONS. ETC.) 

T/i'lMiy 

/ V? C^A c 

c /P/sr/r 

3 /I’A as- 

O IT M^rTpr/F 

3> 

"73 C'./?UTPy^ r c 

/ Q . A 0 I 'i 



Tn 17 /?i:- It/ A s iC ■' T N/-->.{/ <2 V ■' /"//-L-- / AA/r^ 


<'„ ■r// vr MU -4 T ' f. nAfL- uj .-Zv^' PiP/^ 6 jA/irJ 


Aio/ '-rrt c /- M.U 


y/:F///rA> /''AAi'A/~A'fA/c/~P Fr-y /- T"Fc’My 

' T^c/'A-\y '~7 /AA 





TYPE OF SURFACE 

DEPTH OF SEWEF 

SOIL CONDITIONS 

CONDITION OF SE 

POSSIBLE CAUSE 

INSPECTORS EVALUATION 

_ASPHALT _CONCRETE ■ DIRT 

1 SIZE 'ZV" TYPE V/7^ 

CLAY_SAND GRAVEL_WET DRY_ 

WER A8BUTTING REPAIRED SECTION GOOD POOR.. 

OF FAILURE: 










COMPLETION DATE AND TIME. 





iHE. 





















































1 OCATION= / 7/^ 

B. a HO.: 




EMERGENCY SEWER REPAIRS 
INSPECTION REPORT 


[CONTRACTOR PERSONNEL 

CONTRACTORS EQUIPMENT 


NO. 

WRKD. 

TYPE AND SIZE 

HRS. 

USED 

SUPERVISION 

/ 

r 

/7Ac/r'/S^Sr ! y4A7y/^/CjJS ) . 

F- 

OPERATERS 

'/ 


T/^A/y/A'/''/ 7yrc..'C/r 

? 

LABORERS 

■r> 

S' 

M/ A. /A. ^ 

/ 


/ 

F 

7~ANd^AO T/P'.'C/r' -A /)yCii'y/r/P Cn C.J^ 

“/ 




CSgaAC- SAVy S' A^fTA'TA^ ) 

i 


MATERIALS USED 


DESCRIPTION (TYPE, SIZE, ETC.) 

AMOUNT (FT.YD.,TONS. ETC.) 

- ’Zy 'X 7- S ' /?C/^ c-L AC-: TTT 

FW ' 

/ - ys ’ AT.//. F X 

/j?' jOys S’TV^C/- 

/ - OjA-./S 

•7/ ?<3C 

/: • Rupf An /?/)/?-c 


•Y'OS/h/S ViT <r/r>y,'/:'A'> t/cl' /-SAJJ'if- z Js-c a>-a 


^ A/A y p/-A-yy.)/i-'J taA/A /VL // ^ /7A:/-'-'r/y 


r,' A/r t^/aa </ c A /-r'A" /VT-" 



= 






. . 


TYPE OF SURFACE 
DEPTH OF SEWER. 
SOIL COHDITIOHS 


Z2 


INSPECTORS EVALUATION 

,ASPHALT _CONCRETE DIRT 

_SITE 2.Y'' TYPE 1// 7 _ 


-POOR. 


CLAY_SAND GRAVEL_^WET__DF?V_^ 

CONDITION OF SEWER ABBUTTING REPAIRED SECTION GOOD 
POSSIBLE CAUSE OF FAILURE : ^ 

/ y^/C e^.rry,fr/y^f. -J- Q /lo ///^. 7' 'V,iT' T fT " i T<^ / T ArU 


COMPLETION DATE AND TI.ME_ 
































































LOCATION: /?/3 Del 
B.Q NO.: 

EMERGENCY SEWER REPAIRS 
INSPECTION REPORT 


CONTRACTOR . . . .. g^TARTING TIME AND ^^^ ^ 


CONTRACTOR PERSONNEL 

CONTRACTORS EG^JIPMENT 


NO. 

HRS. 

WRKO. 

TYPE AND SIZE 

HITS. ' 

USED 

SUPERVISION 

/ 

.V' 

/3 A A/o ^ CY A/ 

(r' 

OPERATERS 

/ 

P- 

l-A^/Ar/r' 

Y'. 

LABORERS 

-o 

Y 



7A^/-.''/r/r -rfior// 

J— 

S’ 








' MATERIALS USED 

DESCRIPTION (TYPE, SIZE, ETC.) 

AMOUNT {FI.YD..TONS. ETC.) 

'V/A c S’ (yp/~.i Tls- J/iY 






~ H I7\/ 0 C' C ^/c h/A/ 1 <j /"//V,v r: r 


A-r ATr A'/ A L f^AA r /V T <J 


:AAa'/^ /^nAAlA 












TYPE OF SURFACE 

DEPTH OF SEWER 

INSPECTORS EVALUATION 

ASPHALT CONCRETE / DIRT 

' ^ ■' SIZE ;? '/ TYPE Y / J 


SOIL CONDITIONS CLAY_SAND ^ GRAVEL_WET_DR V -X 

CONDITION OF SEWER ABBUTTING REPAIRED SECTION GOOD_POOR 

POSSIBLE CAUSE OF FAILURE:_ 


COMPLETION DATE AND TIME _ 
























































Memorandyrrt 


j Su!.i.=t - -4-2/ a .,. - ■■ ' 

C? 0(0 CL R.t-{ £ Pl_/> c'm ^ SVsT 


^tc F t 


Cir 

























AUL BERCOT 


r 


dr ?L'S':: v/of?KS 

'""I 

1976 ^ 


MS 


’.V- 


BERGOT-GIBSON CONSTRUCTION CO., INC. 

Excavating - Sewers & Grading 

OFFICE PHONE 4B4-312D 
3B3B MOBILE AVENUE 
FORT WAYNE. INDIANA 4-6BD5 


Uj 


June 8, 1975 


Board of PuBlic Works 
City Utilities 
City of Fort Wayne 
Fort V.^ 2 .yne, Indiana 


Job: Eisergency Sewer repair 
Spy Run Avenue 
April 6,7,8,13,lij-,l6 


ITowak S: Williaias - Barricade rental 


I^terials 


Roethele Blag. I-^teria.ls-L'uraber to move garage 28i-.09 
Sclila.tter Hard'.-.'a.re - Small Tools 10 .16 
Stone-Street Gravel, Inc. - 12.95 T #9 Stone 3^*97 
Stone-Street Gra.val, Inc. - 112 t 55 Bank Gra.vel • 1^40.69 
Stone-Street Gravel, Inc. - 47-10 T #73 Stone @ 2.60 122.47 
Wayne Pipe 2: Supply Co. - Jute Packing 1.84 
Keane Bros. Trucking-Haul 73«9 T Ba.ckfill 

Old Fort Supply Co. - 2 - 12x6 VC Tee 45-50 
Old Fort S-upnl;/- Co. - 9 ft of 12" VC Sewer pipsae 29-25 
Old Fort Supply Co. - 4 - 6 " Fittings 30.00 
OSd Fort Supply Co. - I 8 ft of 6 " Wedgelok pipe 22.50 
Old Fort Supply Co. - 2 sx Sandmix 3*10 
3 " Pump rental & hoses 


72 -^. 57 


+llfi OH Si Taxes 
+12^ Profit 

17 ^ hr Case 88 O Hydraulic hoe (tracks) 8 c operator (§43.00 
2 hr Tri Axle Dunp truck and driver © 30.75 
2li- hr Tanden Durm truclcs and drivers © 28.25 
Laborers - 100 manhours © 15-55 


Rented 

Eouinnent 

9-98 


107 .IS 


39-52 

156.60 


72k.;7 

881-23 


96 . 9 ^ 

97dTl7 

117.33 


1,095-55 

752.50 

61.50 

607.38 

1,555.00 



















LOCATION: f3n 


B. a NO.: 


EMERGENCY SEWER REPAIRS 
INSPECTION REPORT 


CONTRACTOR !. . , , _ . CJTARTING TIME AND DATE-'-.e^.. ^ f LZ?'' 

CONTRACTOR PERSONNEL 

CONTRACTORS EQUIPMENT 


NO. 

HRST 

WRKD. 

TYPE AND SIZE 

HRS. 

USED 

SUPERVISION 



4yC2,n 

M 

OPERATERS 

1 

// 



LABORERS 


1L 

/-AST.’ Tts»;r 





A -r \J £*>, ' 'V’5 ^ ' V? "S. 





1 3'/,, , 5 j 


MATERIALS* USED 

DESCRIPTION (TYPE, SIZE, ETC.) 

AMOUNT (FT,YD..TONS. ETC.) 

/- /2-"x 2.44," l/CP 


IZ' - 4>'' X A' VC-P 




’ .. .'zZ.Soi^j 
















TYPE OF SURFACE 

DEPTH OF SEWER 

INSPECTORS EVALUATION 

ASPHALT CONCRETE X. DIRT 

! i 2>' SIZE 1 2.'' TYPE MCJ^ 


SOIL CONDITIONS CLAY_SAND X GRAVEL_^WET_DRV X 

CONDITION OF SEWER ABBUTTING REPAIRED SECTION GOOD_POOR >C 

POSSIBLE CAUSE OF FAILURE : J 


AP-'-'-rJ -T z^" ALOfJ^-£ TAI^ Uj-iCr^ ■> 

i'*. ' ZiPZE A "- ESZi t)0 TT 

ziA'fk) coU\i>!^,E. E'' 17" vrv> m} 

U -Tt^AcEO 

AH'-'H /T-' O- T^? TO 


- r-,! ^r fA, /;ZL r^’\>)DAEr/' TT 

t Z 47 Jr , 




COMPLETION DATE A.ND TIME 



INSPECTORS SIGNATURE 

























































> OCATION: I ^ 7 t^S^V -T"/) X / 
B.Q NO.= 

EMERGENCY SEWER REPAIRS 
INSPECTION REPORT = 


CONTRACTOR .■STARTING TIME AND DATE ^ 4l W^ ^ 


CONTRACTOR..' . l - 

feONTRACTOR PERSONNEL 

CONTRACTORS EQUIPMENT 



NO. 

HRS. 

WRKD. 

type AND SIZE 

HrtS. 

USED 

SUPERVISION 





OPERATERS 

I 


}M.c!Ct{n^-r/A£ &&0 

G'/t- 

LABORERS 

2. 


I ^A ■' i * '/ i X L'E^ t'. '^PJX'K. 


IZOZIL 

\ 

/L'/Z, 









MATERIALS USED 


DESCRIPTION (TYPE, SIZE, ETC.) 

amount'(FT.Y a.TONS. ETC.) 
























INSPECTORS EVALUATION 


TYPE OF SURFACE _ASPHALT _CONCRETE >C DIRT 

DEPTH OF SEWER ^3' SIZE_/ UL -TYPE ^ -- 

SOIL CONDITIONS CLAY_SAND X, GRAVEL _^WET_DRV K _ 

CONDITION OF SEWER ABBUTTING REPAIRED SECTION GOOD-POOR 

POSSIBLE CAUSE Or FAILURE-___ . _ 


CO?,1?LET!ON DATE AND TIME. 



































































































































































































B.O. 23-76 




Fort Wayne z. Indiana 

Date March 31, 1976 


To r»T?i Rnller. \JPC Engineer ___ 

Subjao t KMKRfiKNCY SANITARY SEWER REPAIR - 1317 Spy Run Avenue 


Please consider this as Board authorization to direct Bercot, Inc. to 
make emergency repair on sanitary sewer at above location. 





Henry P. XJehrenberg 

Ethel H. LaMar 

Max G. Scott _ 

BOARD OF PUBLIC WORKS 


es 


Slgood _ 


Reply; 


MOT'- 


n? ^'’ pijr y/orks 


June 11, 1976 
Members of the Board: 


D M 




_ ' ' e*ii- 

For your review and action please find a^ta-eh^d..^ invoice from Bercot-Gibson 
Construction Co., Inc. in the amount of ^4,071 which is the total cost for 
this emergency repair. Their claim is also attached. 


We feel that all the required emergency repair work has been completed satisfactorily 
and therefore recommend payment. We'are also sending copies of the following 
documents for support of this payment. 

1. Emergency Sewer Repair Inspection Reports 

2. Pictures of repair. 


Respectfully submitted. 


'pAi^R. Boiler,'^P.C.' 

Chief Water Pollution Control Engineer 


PRB/lmtn 

att. 


^ y - fL- 


_ IL 



5i<3r>»d_ 



















RECEIV’ 

MAR 1 la 


Water Po,.uL,on Coiiuji E 
City-County Building, One 
Ft. Wayne, Indiana 46 


Memorandum 




T- Mr. Jnseph F. Morreale 


John C. Moran - W.P.C. Maintenance Dept. 


Dal» March 1, 1976 




Emergency Repi 




1718 Deleware Ave. 


ED Upon investigation of an ;alley cave-in it was discovered 
that a brick manhole, that was built in 1910, had deteriorated 
gr D?|3t'^ should be replaced with a concrete precast manhole and a 
new casting. It was also found that two 18 inch vitrified tile 
to the south of the manhole were crushed and needed to be re¬ 
placed. To the north of the manhole at least one 18 inch tile, 
and the inverts also need to be replaced. 

This Department cannot repair this excavation because it 
is twelve to thirteen feet deep. Our backhoe can only dig up 
to 10 feet and it is too light to set a precast manhole. The 
alley will also have to be restored, so we suggest that a 
contractor be hired to do the job. 


Q'fL 




—i 














T.TLE OF 0RDI''lAi!r£ spkcIAL ordinance - invoices of Bercot-Gibson Const, for Emergency Sewer 
^ -—--ftepa i ira ■ 

DEPA,RTf'E{r REQUESTING ORDINANCE board of public works __ 

7^.- O'/-/ 

SYNOPSIS OF ORDINANCE During the months of March and April two sanitary sewer 

nppTirrPt^ which necessitated the hiring of a private contractor to make 

Emergency Repairs. Bercot-Gibson Construction Co., Inc, was called in, and 
repairs were made at the following locations. _ . ' 

_ 1718 Delaware Avenue _ $7,627.40 _ 

_ 1317 Spy Run _ ^>071.93 _ 

The Water Pollution Control Maintenance Department are not equipped to handle 
these type emergency repairs. , 

Work was supervised by the Water Pollution Control Engineering Department and 

said work has met with their approval. 


(SEE ATTACHMENTS) 


EFFECT OF PASSAGE Payment to contractor 


EFFECT OF ilQN-E.'^SAGE inability to pay for work already done due to.- state of 

emergency 


’"TTIEY INVOLVED (Direct costS/ ExpemditureS/ Savings) Total cost to utility - $11,699.33 


ASSIGNED TO COf'TIITTFE 




























